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Message Text 


UNCLASSIFIED 

PAGE 01 TEGUCI 00867 282022Z 
70 

ACTION ARA-10 

INFO OCT-01 ISO-OO EB-05 RSC-01 DRC-01 /018W 

071403 

R 281937Z FEB 74 
FM AMEMBASSY TEGUCIGALPA 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 6431 

UNCLAS TEGUCIGALPA 867 

E.O. 11652: N/A 
TAGS: BEXP, BMEP, HO 

SUBJECT: MAJOR CONSTRUCTION OPPORTUNITY: INVITATION TO 
PREQUALIFY 

REF: TAGUCIGALPA A- 139 (12/21/73) 

1.215 HONDURAS 

2. 01 TEGUCIGALPA 

3. T-0027 

4. 022874 

5. INVITATION TO PREQUALIFY FOR CONSTRUCTION OF PORT 
FACILITIES CONSISTING OF: 

A) REINFORCED CONCRETE PIER OF 145 X 50 METERS, WITH 
ACCESS BRIDGE OF 160 X 15 METERS, BOTH SUPPORTED ON 
CONCRETE PILINGS OF APPROXIMATELY 28 METERS IN LENGTH. 

B) PORT AREA OF ABOUT 60,000 SQUARE METERS TO BE CON- 
STRUCTED BY FILLING IN SWAMP. 

C) THREE (3) WAREHOUSES WITH TOTAL AREA OF ABOUT 6,000 
SQUARE METERS. 

D) BUILDING FOR OFFICES, WORKSHOP AND GARAGE. 

E) DRAINAGE, ELECTRICAL AND WATER FACILITIES. 

F) ACCESS ROAD OF TOTAL APPROXIMATE LENGTH OF 5 KILO- 
METERS. 

ABOVE WORK WILL BE EXECUTED ACCORDING TO INTERNATIONAL 
CONTRACTUAL CONDITIONS OF FIDIC. CONSTRUCTION SHOULD BEGIN 
ABOUT OCTOBER 1974 AND COMPLETED IN A PERIOD OF 18 MONTHS. 

6. EMPRESS NACIONAL PORTUARIA (ENP), APARTADO POSTAL NO. 

18, PUERTO CORTES 

7. N.A. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 TEGUCI 00867 282022Z 

8. 043074 
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9. INTERESTED BIDDERS SHOULD APPLY FOR PREQUALIFICATION 
IN ENGLISH TO CONSULTING ENGINEERS FOR PROJECT (NETHER- 
LANDS ENGINEERING CONSULTANTS "NEDECO", C/O DWARS, 

HEEDERIK EN VERHEY B.V., P.O. BOX 85 - AMERSFOORT, 

THE NETHERLANDS), WITH COPY TO ABOVE ADDRESS (NO. 6), 
INDICATING: 

A) IDENTIFICATION - NAME AND TYPE OF FIRM, DATE OF 
ORGANIZATION, COUNTRIES IN WHICH FIRM IS INCORPORATED 
OR REGISTERED, NAMES AND ADDRESSES OF BOARD MEMBERS/ 
PARTNERS. 

B) EXPERIENCE - HISTORY AND SCOPE OF ORGANIZATION, SIMILAR 
PROJECTS EXECUTED DURING LAST 5 YEARS OR THOSE PRE- 
SENTLY BEING EXECUTED, INCLUDING NATURE OF WORK, LOCATION, 
NAME OF CLIENT, CONSTRUCTION PERIOD, ESTIMATED DATE OF 
COMPLETION, AND COST OF CONTRACT IN US DOLLARS; IF WORKS 
BEING DONE IN CONSORTIUM, EXTENT OF PARTICIPATION IN 
WORK AND RISK, NAMES OF OTHER PARTNERS AND PRINCIPAL 
PARTNER; DETAILS ABOUT FAILURE TO COMPLETE ANY CONTRACT, 
AND/OR ANY LETIGATION OF CONTRACTS DURING LAST FIVE YEARS. 

C) SUB-CONTRACTORS - DETAILS OF TYPE OR EXTENT OF WORK 
CONSIDERED FOR EMPLOYMENT OF SUB-CONTRACTORS, WITH DETAILS 
ON SUB-CONTRACTORS ACCORDING TO THAT INDICATED IN A) 

AND B). 

D) RESOURCES - EQUIPMENT, INCLUDING AGE, CONDITION AND 
AVAILABILITY FOR THIS PROJECT; SOURCES OF MANUAL LABOR, 
INCLUDING CURRICULUM VITAE OF KEY PERSONNEL AVAILABLE 
FOR THIS CONTRACT. 

E) FINANCIAL STATUS - FINANCIAL STATEMENT COVERING PAST 
FIVE YEARS TO DATE, SUFFICIENTLY DETAILED TO SHOW FIN- 
ANCIAL CONDITION, COMMERCIAL MOVEMENT, DIVIDENDS, ETC., 
CERTIFIED BY PRIVATE LICENSED OR REGISTERED AUDITOR AND 
NAME OF BANK FROM WHICH REFERENCES CAN BE REQUESTED. 
ENVELOPES SHOULD BE MARKED "PREQUALIFICATION PORT OF 
HONDURAS, C.A.." FIRMS WILL BE NOTIFIED IF THEY HAVE 
BEEN SELECTED TO BE PREQUALIFIED AS BIDDERS. PROJECT 
IBRD FINANCED. 

10. STEPHANIE MAYFIELD. 

SANCHEZ 

UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 28 FEB 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974TEGUCI00867 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: TEGUCIGALPA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 974021 /aaaaaatl. tel 

Line Count: 98 
Locator: TEXT ON-LINE 
Office: ACTION ARA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: TAGUCIGALPA A-139 (12/21/73) 

Review Action: RELEASED, APPROVED 
Review Authority: WorrelSW 
Review Comment: n/a 
Review Content Flags: 

Review Date: 06 MAR 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <06 MAR 2002 by elbezefj>; APPROVED <04 DEC 2002 by WorrelSW> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR CONSTRUCTION OPPORTUNITY: INVITATION TO PREQUALIFY 
TAGS: BEXP, HO 
To: COM STATE 
Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 


Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



